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BILL NO. S-83-10-O^U 


SPECIAL ORDINANCE NO. 


S -XG-/3 .. 


AN ORDINANCE approving Change Order 
#1 for Res. 5982-83, Greater McMillen 
(Fruehauf), with Yoder & Yoder, in 
connection with the Board of Public 
Works. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Change Order #1 for Res. 5982-83, 

Greater McMillen (Fruehauf), with Yoder & Yoder, in connection 

with the Board of Public Works for: 

Change Order #1, Res. #5982-83, is 
necessary because it was impossible 
to lower three (3) existing structures 
without rebuilding them; 

involving a total cost of Twelve Hundred and No/100 Dollars 
($1,200.00), all as more particularly set forth in the specifica¬ 
tions, and which is on file with the Office of the Board of 
Public Works, and is by reference incorporated herein, made a 
part hereof and is hereby in all things ratified, confirmed and 
approved. 


SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 
approval by the Mayor. 



Coined lmember 







Read the first tine in full and on motion by_, 

seconded by _, and duly adopted, read the second tine 

by title and referred to the Committee_ (and the City 

Plan Commission for recommendation) and Public Hearing to be held after 
due legal notice, at the Council Chambers, City-County Building, Fort Wayne, 

Indiana, on_ , the_ day of 

_, 19_, at_o’clock_.M.,E.S.T. 


Read the thir< 

seconded by _ 

passage. PASSED (LCSSfrf by the following vote: 


- CITY CLERK 

full and on motion by _ , 

_, and duly adopted, placed on its 


TOTAL VOTES 

BRADBURY 

BURNS 

SIS3ART 

GiaQUINTA 

SCHMIDT 

SCHOMBURG 

SCRUGGS 

STIER 

TALARICO 


AYES 


JL 




NAYS 


DATE: /d ~~ £^ 


ABSTAINED 


ABSENT TO-WIT: 



Passed and adopted by the Common Council of the City of Fort Wayne, 


Indiana, as (ZONI NG . -MAP -)-(GENERMr)- (ANNEXAT ION) 

CaBB ROPEIAT ION) ORDINANCE 


day of_ 


LUTIQN) 




(SPECIAL) 


tJ. 



CITY CLERK 


[SE AL) 

PRESIDING OFFICER 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on 
















































































cha nge op.de?. 



i 


Greater McNillen ' (Fruehauf1 


Yoder & Yoder _ 

(Contractor) 


Resolution No. 59S2-S3 
Board Order No. 45-83 
Date 9/15/83 


vclerr.en: 


j are hereby requested to comply with the following changes from the contract plans and 

deifications: 


sm 

Ouantitv 

Description of Change 

Unit Price 

Chance in Co 

ntract Price 

Material 

Decrease 

Increase 

6 

3 

Rebuild Manholes 

■$400.00 


si^nn.nn 



























Total 

Decrease 



total Increase 

Net (De*©©^?^ (Increase) Contract Price 


$1200.00 


$1200.00 


= sum of S 1200.00 is hereby (added to) the total contract 

ice, and the final contract price shall be adjusted as follows: 

Oriainal Contract Price - S 89,689,0 0- 

Current Contract Price Adjusted by .Previous Change Order S---- 

New Contract Price Including this Change Cuder S 90,889.0 0- 


time provided for completion in the contract for this project is (unchanged) ( 
cessseb) by -0- calendar days due to this Change Order. The oat* for 

,, , ~ t n q o Pu'*i'’rir.or 9 . tihrs cocumeno snsll o9c 


all work shall be Octo ber 31 J 1983. r - - 

endment to the contract and.ail provisions or 

commended by: (Chief street hr.cineer) Date 


. ___completion 

this document shall become an 
contract shall apply hereto. 


Q/i/Jm 


cepted by: - (Contract or! Date - - 

proved by: - 


iproved by: 


(Owner) Date 
— % 


Dare . 


.tasted bv: 






























































Board C 

REQUEST AN'P JUSTIFICATION’ FOR CK.-riGB 

. . , , It was impossible to lower three (3) existing structures without 

hecessrrv ror cnance: x _£.-—-—---- 

rebuilding them. _ . _ __—- 



Will proposed chance 
If yes, explain: _ 


the project? 


Affect on operation 


maintenance cost of this projec 


N/A 


























































S-83-10-02 


BILL NO. 

REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

WE, YOUR COMMITTEE ON Public Works _TO WHOM WAS REFERRED AN 

ORDINANCE approving Change Order #1 for Res. 5982-83, Greater 
McMillen (Fruehauf), with Yoder & Yoder, in connection with the 
Board of Public Works 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEO-LEAVE TO REPORT 


BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE_ 


PASS. 



ROY J. SCHOMBURG 


0 / 

( w y i° 





A 
































Admn. Appr. 

TITLE OF ORDINANCE-Change Order #1, Res. #5982-83, Greater McMijler (Truehauf) 

DEPARTMENT REQUESTING ORDINANC E Board of PublicWorks j/s 

SYNOPSIS OF ORDINANC E Change Order #1, Res. #5982-83 is necessary because it was 

- impossible to lower three (3) existing structures witho ut rebuilding them. 

*_ Yoder § Yoder is the contractor. 


EFFECT OF PASSAG E Rebuild manholes for the above. 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $1200.00 


ASSIGNED TO COMMITTEE 












































































